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CONFIDENTIAL 
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ORIGIN OC-06 

INFO OCT-01 CCO-OO ADP-00 SY-07 OCL-OO ARA-10 /024 R 

DRAFTED BY OC/ S: DDEVAUGHN: RR 
3/12/73 EXT 22013 
APPROVED BY A/ OC: WENAEHER 
A/ OC- ARA/ RCO: ELPETERS 
OC/L: SROGALA ( SUBS) 

033818 

R 122228 Z MAR 73 
FM SECSTATE WASHDC 
TO AMEMBASSY QUITO 
INFO AMEMBASSY LIMA 
AMEMBASSY PANAMA 
ATO WASHDC 

CONFIDENTIAL STATE 045270 

LIMA FOR RSO; PANAMA FOR RTC 

E. O. 11652: GDS 
TAGS: ACOM 

SUB J : SECURITY RENOVATION FOR AMEMBASSY QUITO CCC AREA 

1. VIEW NUMEROUS EXCHANGES CONCERNING MODIFICATIONS 
AND ADDITIONAL ITEMS OF WORK TO CCC PROIECT, BELIEVE 
CLARIFICATION SCOPE OF WORK NECESSARY. 

2. SCOPE OF WORK: 

A. CONSTRUCTION OUTLINED BY DEPARTMENT A- 10368 
DATED 10-17-72. 

B. CONSTRUCTION OUTLINED DEPARTMENT A- 11 560 DATED 
11-27-72. 



C. CONSTRUCTION OUTLINED DEPARTMENT OM DATED 2-14-73 
FOR DTS SATELITE ANTENNA. 

3. SEABEES TEAM TO PERFORM WORK OUTLINED BY PARA 2 

A & B ABOVE. WORK OUTLINED BY PARA 2 C SHOULD BE PERFORMED 
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PAGE 02 STATE 045270 

BY SEABEES BUT SURVEYING AND POURING CONCRETE PADS 
SHOULD BE DONE BY CONTRACTOR WITH SEABEE SUPERVISION. 

4. ASSUME EMBASSY AWARE ALL ABOVE ITEMS AND AGREES. 
QUESTIONS OR REQUESTS FOR DEVIATIONS FROM SPECIFICATION 
SHOULD BE COORDINATED WITH DEPARTMENT. ROGERS 
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*** Current Handling Restrictions *** n/a 
*** Current Classification *** CONFIDENTIAL 
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Message Attributes 



Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 
Concepts: 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 12 MAR 1973 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: martinjw 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973STATE045270 

Document Source: CORE 

Document Unique ID: 00 

Drafter: DDEVAUGHN: RR 

Enclosure: n/a 

Executive Order: GDS 

Errors: n/a 

Film Number: n/a 

From: SECSTATE WASHDC 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730324/aaaahjsv.tel 

Line Count: 74 
Locator: TEXT ON-LINE 
Office: ORIGIN OC 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: martinjw 
Review Comment: n/a 
Review Content Flags: 

Review Date: 18 JAN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <18-Jan-2002 by martinjw>; APPROVED <21 FEB 2002 by martinjw> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> jms 971117 

Subject: SECURITY RENOVATION FOR AMEMBASSY QUITO CCC AREA 

TAGS: ACOM, n/a 

To: ATO WASHDC 

LIMA 

PANAMA 

QUITO 

Type: TE 
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